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The Perkin-Dlmer Corporation 
Worvalk, Connect4 cut 


Cert] emens 


i. 4m order is hereby placed with you te furnish to the Goverment 
been yong: supplies and serviece described in more porticular 
detai] in Tit A, attached herets and hereby designated as a part 
of this Letter Contract. 


puree such work with diligence to the emi thet the supplies may be 
delivered or the services performed in acteriance with the time achedules 


necessity to extend such tine echedvles must be brought iumediately to 
the attention of the Go te 


3. By your aeseptence hersef you agree to undertake as soon as 
feasitie the negotiation of a definitive comtrect, for the equipment, 
supplies am) survices called for herein, Preparatory to such megotia- 
tions you agree to sutait a detailed estineted epet treakdown in connec. 
tion with the manufacture of such equipments amd supplica and the 

ng of such services, indicating all elements of cost (direct and 


furnishing 

indireet) and profit included therein, J4 fs contemplated that the 

the terms anc conditions of whish may or may nat be at’ vacieom ston’ the 
provisions of this order, It ia expeoted that we tan reach 


failure of either party te do so by thet date will mot in any vay 
effect performance hereunder. 


4 You are not authorised to expend dgate in furtherance 
of your performance hereunder more 928,534 im the aggregate. ‘The 
cafinitive contract to be negotiated te the maximwe price 
for Gelivery of the equirment, supplies an’ services contracted fer 
therein. 


Se Title to si] Governmeat—furnished property shail remain in 
the Goverment and shall be so identified while in possession of the 
Contractor, an dirested by the Contracting Officer, os = 

TT OR ig EGE CLE LEL 


orermariranrenesme 4 
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6 Fenmting the execution of a definitive contract, any termination 
by the Goverment will be governed ty the stendard rniohs Begs legion 
eions of the Arwed Servicer Precurement Regulations, ae modified by 
securliy requirsments and the particular clrowmstances of thie order. 


7. Freogress paynents ull] be made as the work progresses, upon the 
presemtation ef involees showing the costa incurred ant chargestle to 
this Letter Contract. Such invoices shall net be presented wore fre- 
quently than ence each month, unless mere frequent presentation is 
approved by the Contr cting Officer. Such progress paymenta shall be 
matie to the extent of ninety percent of snd amount of such iaveices. 

The aggregete arount of progress payments meade te you hereunder shell 
mrt. exceed §25,000. If the Govermmont shall make aay progress pay- 
wents to you bereunder, the title to all materials, parts, assemblies, 
ewesgentlics, supplies, ecuipment, and other property, theretefere or 
thereafter purchased, constructed, or etherwiae scoquired by you for the 
performaner of this Letter Contract, shall avlomatically pass to and 
veet in the Goverment, Such passage and vesting of title shall neither 
impair any rights of the devermaent hereunder, nor relieve you of any 
of your obligetiona ner deprive you of any of your rights hereunder. 


& It is contemplated that thie order will be governed by 
standard dlauses utilised in other contracts between your company and 
the Goverment. Public policy previsions required to law, regulation, 
or executive order will] similarly apply. 


9. You will provide « complete syatem of inspection of all 
materials, fabrication methoda an’ finished perts in aeeordance with 
requirements of the Government. 


10, All oosts which beve heen incurred by you in anticipstion of 
this Letter Centract prier to ites signing and which are cirestly attri- 
bertable to performance of the work called for herein, which if incurred 
after of this Letter Contract. would have been considered allow 
abile iteme of cost under this contract, shall ‘« considered as allownhis 
Stems of coat under this Letter Contract. 


1. You heve been ea@e aware of the security restrictions in 
eommection vith thie contract and you are hereby directed te conform to 
the directions civen to you in this regerd. Im the event of any pre~ 
thems which arise in this area you are to fmmadiately contact the Con 
tancting Officer or his ¢wly authorised security representative. 


12. If you agree te the terms of thia Letter Contract please 
egmeute the crigingl and two copies of thia Letter Contract and return 
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the original end one copy to the undersigned. Gne copy may be retained 
in your flies under such security conditions aa the Gevernment may 
impose, Copies of this Letter Contract «111 not be made without the 
Gverment's permission, 


TRE UMITED STATES OF AMIFICA 
25X1A9a 


AGELPTED FOR 
THE PERKIN-ELME? CORPORATION 


NGRUGALE, CONNER? TICUT 
FOIAb6 
By, 
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